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Centract Ne, BC-200 
dmangment No, 6 


20 OCT 1957 


Hycon Mfg. Company 
Pasadena, Californi 


FOIAb3a attentions | 
ice President 


Gentlemen: 


i, Reference is made to Definitive Contract No. BC=200, as 
amended by Amendment Nos. 1, 2, 3, 4, and 5, entered into between 
the United States of ea and the Hycon Mfg. Company, Pasadena, 
California, 


2. In accordance with the provisions of paragraph 2 entitled 
"CHANGES" of the GENERAL PROVISIONS, the Government does hereby 
waend Contract No. BC-200 as hereinafter set forth: 


(a) SCHEDULE I is amended to include the following 
additional item, 


*Iten Unit Total 
adios Resorinbien Suantity Peles Prhoe 
26, Three (3) Sets Spares for Quantity and tit 
30~dey FAK and one (1) Set Price of each 
Cp: Spares for 18-day Depot dine item as 
i Level for Configuration C. listed in Exhibit 
Seta to consist of parte "K", dated 22 Aug. 
as eet forth in Exhibit 1957 as amended by 
"K* which is attached Rev. A, B&S 
hereto. dated 920-57, $136533:2,40 
LQW1—57 & 10-23-57 | 
respectively WD 940. 12 | 


bs Mebifid Fy Aner t4 9 
{ e 


A-RDP81B00879R0005000501 22-1 


Approved For Release 2000HH4i#it | CIA-RDP81 B00879R0005000501 22-1 


{b) SCHEDULE IT in amended to include the following 
additional itens. 
"Item Mit § Total 

87. Taree (9) Sete Spares for Quantity and tnit 
30-day FAK and one (1) Set Price poor ene 
Spares for 360.day Depot item as | 
Level for Configuration C. Exhibit ia dated 
Seta to consiat of parts a2 hag. 1 as 
Sees te tates npere rte a, 

"E" which te attached > dal 
hereto. 87, 10-157 & $293,907.61 
10~23--57 respec~ 
+2 
: j Lo it 
ha med Ld Fy haven i 
Ra - ee ey 1988 f wetce “a. 

68, 25X1A9a 
seer of minty oer 6) or 
Ingtructors ho ‘l the Job $ 6,075.00 

We mero ots RP 

f G on 
ayeten seer te 38,00 342.00 
Reproducible Copy Be 50,00 50.00 

70. Technical Manuale for 

sare Model 73-C Film F ware A a 
a ‘ 
Aeeedutite Copy srt? Beets 60,00 50. 

Th. Technical Manusls for 
the Model 73-0 Sintter 
and Automatic Exposure 
eontrol [so d 342.00 
Reproducible Copy ? 50,00 

Ta. Technical Manuals for ; 
the Model 73-C Rocking afr | 
Mirrer and Drive pe erants 38.00 342.00 
Reproducible Copy [S1® Deach $0.00 50.00 

73. Technical Manuals for 
the Model 73-0 Pro- 

} alee and Blectrical, +¥ Uh ts 38.00 442.00 
8 ae t 
Reproducible Copy (Leach 50,00 50,00 
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Tten 
adits 


The 


75 


76. 


25X1A1c 
25X1A1Cc 


25X1A1Cc 


25X1A1C 
25X1A1C 


25X1A1C 
25X1A1C 


Unit Total 
Tecininal Meruals for 
the Model 73-0 Optics ‘a 
and Optical Structurs i acts 32.00 & 342,00 
Reproducitile Sopy = 5” each 50.00 50, 
Technical Menusis fer af 
the Mofel 73.¢ 
Stabilizer a = 33,00 342.00 
Reproducible Copy \% 50.00 50. 
Technical Manuals 
tenwreal Tools end bagi 4 
Tauiipment me pits 38.00 342.00 
Technical Mamels for“ a 
Test 5 , General, {> Ante 36,00 342,00 
Repreducitie Copy - i each 50.00 50.00 
Technical Manuals for 7. BA 
IM Teat Accessories . {(@M prints 32.00 342.00 
Reproducible Copy ps* Geach 50,00 50,00 
342.00 
50. 
{s) 
(a) m pp Hot Saas Ho a PFOT AL 
ee delete the 
end eubstitute the ie 
(s) 2a ioe SORE 
sek eubetitato tha figure 


oS 


7 and substitute the figure 


(3), Penge 2, of SECTION D - 
205, a8 amended, delete the Figure 


Citi, Tow 
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SECRET 


(g} The figures 
— 25X1A1c appearing on the signature page, as amended, 
hereby deleted and the following sre substétuted 
therefor: 
25X1A1Cc "Target Price 


ern 


3. This Amendment provides for an increase of $260,407.01 
in the target price and $264,297.61 in the ceiling price. 


4. All other terms and conditions remain as originally written. 
Please indicate your acceptance hereof in the space provided below. 
The original and one copy are to be returned to the underaigned and 
the remaining copy is for your retention. 


Very truly yours, 
THE UNITED STATES OF AMERICA 


Contracting Officer 


ACKNOWLEDGED AND ACCEPTED 


wuts fet pax oF Lieve mbey 1997 


RYCON MPG, COMPANY 


FOIAb3a 


Title Vee ree ee os 


es 


wind 
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